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LAYOUT & MATERIALS LEGEND 




-□-□-IM¬ 


PLANTING LEGEND 




GRADING LEGEND 


+17.10 



4.8 % 


TREE PROTECTION NOTES: 


APPROX. LIMIT OF WORK 


1. THE PURPOSE OF TREE PROTECTION IS TO PROTECT THE ROOTS OF TREES ON THIS PROPERTY AND 
NEIGHBORING PROPERTIES. TREE ROOTS ARE EASILY DAMAGED BY SOIL COMPACTION, PROLONGED 
COVERING OF SOIL, AND EXPOSURE TO WASTE MATERIALS. 


6' HT. CLF CONSTRUCTION FENCE 


2. IT IS THE GENERAL CONTRACTOR'S RESPONSIBILITY TO ENSURE THAT EACH CONTRACTOR WORKING AT 
THE SITE UNDERSTANDS AND COMPLIES WITH THE TREE PROTECTION PLAN. 


TREE PROTECTION FENCE 


3. DURING EXCAVATION, CUT ROOTS AT EDGE OF EXCAVATION USING SHARP HAND TOOLS FOR A CLEAN 
CUT. 

4. DO NOT DISPOSE OF WASTE SOLIDS AND WATER, OR WASH EQUIPMENT AND VEHICLES ANYWHERE ON 
SITE. 



REMOVE EX. BIT. CONC. PAVEMENT 


5. TREE ROOTS EXTEND BEYOND THE TREE'S CANOPY. EVEN INCONSPICUOUS DAMAGES MAY WEAKEN OR 
KILL A TREE. 


REMOVE EX. RUBBER SURFACE 


SITE PREPARATION NOTES 


REMOVE EX. LAWN 


1. CONTRACTOR SHALL CALL DIG-SAFE [888-DIG-SAFE] AND VERIFY LOCATION OF EXISTING UTILITIES & 
BELOW-GRADE STRUCTURES INSIDE LIMIT OF WORK PRIOR TO STARTING CONSTRUCTION. 

2. CONTRACTOR SHALL COMPLETE ALL DEMOLITION & REMOVALS REQUIRED TO COMPLETE THE INTENT OF 
THE PROPOSED WORK. 


RAY DUNETZ LANDSCAPE 
ARCHITECTURE, INC. 

179 GREEN STREET 
BOSTON, MA 02130 
T: 617-524-6265 


REMOVE EX. TIMBER OR RUBBER EDGE 


3. ALL MATERIALS REMOVED IN THE COURSE OF THIS WORK SHALL BE DISPOSED OF OFF-SITE PROPERLY & 
IN ACCORDANCE WITH ALL LOCAL & STATE REGULATIONS. 

4. CONTRACTOR SHALL REPAIR ANY DAMAGE DONE TO EXISTING PAVING & OTHER ITEMS OUTSIDE THE LIMIT 
OF WORK. 


REMOVE EX. TREE 


5. CONTRACTOR SHALL ENSURE THE SITE REMAINS SECURE DURING CONSTRUCTION. 


6. THE CONTRACTOR SHALL PROTECT ALL UTILITIES & BELOW GRADE STRUCTURES PRIOR TO START OF 
CONSTRUCTION. 


REMOVE EX. SHRUBS 


7. ITEMS TO BE SALVAGED SHALL BE REMOVED OFF-SITE BY THE CONTRACTOR TO A SECURE LOCATION. 

8. MAINTAIN PEDESTRIAN SAFETY, INCLUDING SECURING THE SITE. 

9. CONTRACTOR TO PROVIDE ACCESS PLAN PRIOR TO CONSTRUCTION FOR APPROVAL BY OWNER'S 
REPRESENTATIVE. 


10. EROSION CONTROL MEASURES SHALL REMAIN IN PLACE DURING CONSTRUCTION. 


NEW RESILIENT RUBBER SURFACE 


NEW WOOD FIBER SURFACE 


NEW RESILIENT RUBBER TILES 


NEW BIT. CONC. PAVING 


NEW TIMBER GUARDRAIL, BY OTHERS 


NEW WATER LINE 


LAYOUT AND MATERIALS NOTES: 

1. CONTRACTOR SHALL VERIFY ALL LAYOUT DIMENSIONS PRIOR TO START OF CONSTRUCTION 
& SHALL NOTIFY LANDSCAPE ARCHITECT OF ANY DISCREPANCIES. 

2. CAD FILES WILL BE MADE AVAILABLE TO CONTRACTOR FOR LAYOUT OF PLAYGROUND. 

3. CONCRETE PADS ARE PART OF THE BASE BID. 

4. CONTRACTOR SHALL PICK UP PLAY EQUIPMENT AND SITE FURNITURE FROM TOWN YARD, AND INSTALL. 

GRADING NOTES: 

1. GRADE AREAS TO A SMOOTH UNIFORM SURFACE, FREE FROM IRREGULAR CHANGES. COMPLY WITH 
COMPACTION REQUIREMENTS & GRADE TO CROSS SECTIONS, SLOPES & ELEVATIONS INDICATED. 

2. PROVIDE A SMOOTH TRANSITION BETWEEN EXISTING ADJACENT GRADES & NEW GRADES. 

3. CROSS PITCH ON WALKS: 2% MAXIMUM, 1.5% MINIMUM. LONGITUDINAL SLOPE ON WALKS: 4.75% MAXIMUM. 

4. CONTRACTOR SHALL VERIFY ALL NEW & EXISTING GRADES PRIOR TO CONSTRUCTION. 

PLANTING NOTES: 

1. ALL NEW TREES SHALL BE MULCHED WITH SAUCERS OF 2" MIN. DEPTH OF MULCH. 

2. SEED ALL DISTURBED AREAS. 

3. TREES TO BE PROVIDED BY THE TOWN AND CONTRACTOR SHALL INSTALL AS PART OF BASE BID. 


NEW TREE 


NEW SEEDED LAWN 


EXISTING CONTOUR 

NEW SPOT GRADE 

NEW CONTOUR 

EX. SPOT GRADE 

DIRECTION OF SLOPE 
AND PERCENTAGE 


ADD ALTERNATES 

i 

INSTALL (5) 6' BENCHES AND (2) 8' BENCHES (PROVIDED BY TOWN) 

2 

INSTALL NEW PICNIC TABLES (PROVIDED BY TOWN). 

3 

INSTALL NEW TRASH RECEPTACLE (PROVIDED BY TOWN). 

4 

INSTALL NEW SAND BOX AND PLAYGROUND SAND. 

5 

INSTALL LOG CLIMBER PLAY EQUIPMENT (PROVIDED BY TOWN). 

6 

INSTALL NEW WATER LINE AND WATER SPIGOT 

7 

INSTALL BOULDERS (PROVIDED BY TOWN). 

8 

NEW FENCE (AT SANITARY STATION). 

9 

INSTALL BIKE RACKS (PROVIDED BY TOWN). 
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NOTES: 


1. BENCH MARK INFORMATION: 

TEMPORARY BENCH MARKS SET: 

TBM-1: MAG NAIL SET IN BITUMINOUS CONCRETE AT PARK 

ENTRANCE 4S SHOWN HEREON. 

ELEVA TI0N=22.02. 

TBM-2: MAG NAIL SET ADJACENT TO PROPERTY LINE ALONG 

NORTH UNION STREET AS SHOWN HEREON. 

ELEVA TI0N=26.01. 

TBM-3: MAG NAIL SET IN BITUMINOUS CONCRETE 4S SHOWN 

HEREON. ELEVA TION= 19.32. 

2. ELEVATIONS REFER TO NORTH AMERICAN VERTICAL DATUM 
OE 1988. 

3. ELEVATIONS WERE OBTAINED BY GPS OBSERVATIONS ON 
FEBRUARY 13, 2020. 

4. CONTOUR INTERVAL EQUALS ONE (1) FOOT. 

5. BOUNDARY RETRACEMENT WAS NOT PERFORMED TO 
PREPARE THIS SURVEY PLAN. BOUNDARY LINES SHOWN 
HEREON ARE BASED ON OLIVER/MASS GIS DATA LAYERS 
AND SHALL BE CONSIDERED APPROXIMATE. 

6. BY GRAPHIC PLOTTING ONLY, THE PARCEL SHOWN 
HEREON LIES WITHIN A ZONE "X" (UNSHADED), AN AREA 
OUTSIDE OF THE 0.2% ANNUAL CHANCE FLOOD, AS 
SHOWN ON THE FEDERAL EMERGENCY MANAGEMENT 
AGENCY (F.E.M.A) FLOOD INSURANCE RATE MAP (EI.R.M.) 
FOR MIDDLESEX COUNTY, MASSACHUSETTS, MAP NUMBER 
25017C0417E, TOWN OE ARLINGTON COMMUNITY NUMBER 
250177, PANEL NUMBER 0417, HAVING AN EFFECTIVE 
DATE OE JUNE 4, 2010. 

7. UTILITY INFORMATION SHOWN IS BASED ON BOTH A FIELD 
SURVEY AND AVAILABLE PLANS OF RECORD OBTAINED UP 
UNTIL THE TIME OF SURVEY. THE LOCATIONS OF 
UNDERGROUND PIPES AND CONDUITS HAVE BEEN 
DETERMINED FROM THE AFOREMENTIONED RECORD PLANS 
AND ARE APPROXIMATE ONLY. WE CANNOT ASSUME 
RESPONSIBILITY FOR DAMAGES INCURRED AS A RESULT 
OE UTILITIES THAT ARE OMITTED OR INACCURATELY 
SHOWN ON SAID RECORD PLANS, SINCE SUBSURFACE 
UTILITIES CANNOT BE VISIBLY VERIFIED. BEFORE 
PLANNING FUTURE CONNECTIONS, THE PROPER UTILITY 
ENGINEERING DEPARTMENT SHOULD BE CONSULTED AND 
THE ACTUAL LOCATION OF SUBSURFACE STRUCTURES 
SHOULD BE DETERMINED IN THE FIELD. CALL, TOLL FREE, 
THE DIG SAFE CALL CENTER AT 1-888-344-7233 
SEVENTY-TWO HOURS PRIOR TO EXCAVATION. 

8. THIS DOCUMENT IS AN INSTRUMENT OF SERVICE OE 
FELDMAN LAND SURVEYORS ISSUED TO OUR CLIENT FOR 
PURPOSES RELATED DIRECTLY AND SOLELY TO FELDMAN 
LAND SURVEYORS’ SCOPE OF SERVICES UNDER 
CONTRACT TO OUR CLIENT FOR THIS PROJECT. ANY USE 
OR REUSE OE THIS DOCUMENT FOR ANY REASON BY 
ANY PARTY FOR PURPOSES UNRELATED DIRECTLY AND 
SOLELY TO SAID CONTRACT SHALL BE AT THE USER’S 
SOLE AND EXCLUSIVE RISK AND LIABILITY, INCLUDING 
LIABILITY FOR VIOLATION OE COPYRIGHT LAWS, UNLESS 
WRITTEN CONSENT IS PROVIDED BY FELDMAN LAND 
SURVEYORS. 
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NOTE 

1. SEE L-1 FOR NOTES, LEGENDS AND 
ABBREVIATIONS. 



SAWCUT PAVEMENT 


PROTECT EX. GATE 
AND POSTS 


REMOVE EX. BIT. 
CONC. PAVING 


PROTECT WATER VALVE 


REMOVE EX. LAWN, TYP. 


REMOVE EX. RUBBER EDGE 


REMOVE EX. RUBBER 
SURFACE 


TREE PROTECTION FENCE 


REMOVE EX. SWINGS 


REMOVE EX. SIGN 


REMOVE EX. TIMBER 
POSTS, 5 EA. 


REMOVE EX. SHRUBS 


?6.37TC—(s 

’5.61BC 


/ O 



SITE PREPARATION PLAN 


SCALE: 1" = 10-0" 


GRAPHIC SCAL E IN FEET 
0 10 ' 


20 ' 


40' 



A ^ 

W 1* I h • 
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PLAY EQUIPMENT 

SYMBOL 

NAME 

A 

ALTERNATE #5 LOG CLIMBER 

B 

SWING WITH 8 BELT SEATS 

C 

SWING WITH 1 ADAPTIVE SEAT AND 2 BUCKET SEATS 

D 

2-5 CLIMBER 

E 

WHEELCHAIR CAROUSEL 

F 

5-12 CLIMBER 

G 

BASKET SWING 


ADD ALT #1 
INSTALL 2-8' BENCH 
(PROVIDED BY TOWN) 


SAFETY ZONE, TYP. 

INSTALL PLAY EQUIPMENT 
"B-G" (PROVIDED BY 
TOWN) 


ADD ALT #7 
INSTALL BOULDERS 
(PROVIDED BY 
TOWN) 


INSTALL GRANITE 
BLOCK SEATS 
(7 EA) (PROVIDED VL-8 
BY TOWN) 


NEW LAWN 


NEW BIT. CONC. WALK 


ADD ALT #1 

INSTALL 5- 6' BENCHES 
(PROVIDED BY TOWN) 


EX. CONC. WALK 




MATERIALS PLAN 


NOTE 

1. SEE L-1 FOR NOTES, LEGENDS AND 
ABBREVIATIONS. 


ADD ALT #6 - 
NEW WATER SPIGOT 
AND WATER LINE 



3U- 


EXISTING BIT. CONC. 
PAVING TO REMAIN 


NEW WOOD 



FIBER SURFACE VL-8 

BASE BID - NEW 
CONCRETE PAD, TYP. 

EXISTING GATE 
TO REMAIN 


EX. CHAIN LINK FENCE 
TO REMAIN 

NEW RESILIENT MATS 


NEW BITUMINOUS^ 1 
CONC. WALK VL-8/ 



,L-8, 



L-8, 



ADD ALT #2 - 
INSTALL NEW PICNIC 
TABLES, TYP. (PROVIDED 
BY TOWN) 



. L-9. 



NEW WOOD 
FIBER SURFACE VC8 

NEW RESILIENT 
RUBBER SURFACE, 
COLOR B 

NEW RUBBER TILES 



,L-8 y 



L'8 , 


ADD ALT #4 - 
INSTALL NEW SAND BOX 



ADD ALT #9- 
INSTALL BIKE RACKS 
(PROVIDED BY TOWN) 

NEW RESILIENT MATS 



X-jL 



NEW CONCRETE PAD, TYP. 



L-8, 


ADD ALT #2 - 
INSTALL NEW PICNIC 
TABLES, TYP. 
(PROVIDED BY TOWN) 



L-9, 


ADD ALT #8 - 
INSTALL NEW FENCE 



10 / 


SANITARY STATION, 
BY OTHERS 


/'■ 'n-V.-.y. y/ / * ^ ^ * ^ * ^ * ^ * ^ Cj\ \ \ 

( 



1 




ADD ALT #3 - 
INSTALL TRASH 
RECEPTACLE 
(PROVIDED BY TOWN) 

/. * * * * 

( 





II 

L ELEC. 





L-9, 


EX. TRANSFORMER 

NEW RESILIENT 
RUBBER SURFACE, 
COLOR B 

EX. ELEC. BOX 



L-8, 


GUARDRAIL IMPROVEMENTS, 
BY OTHERS 


EX. CONC. WALK 


SCALE: 1" = 10-0" 


GRAPHIC SCALE IN FEET 
10 ' 


EXISTING CROSS WALK 


0 


20 ' 


40' 
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PLANT LIST (SUPPLIED BY TOWN) 

KEY 

QTY 

BOTANICAL NAME 

COMMON NAME 

MIN SIZE 

REMARKS 

TREES 

BN 

2 

BETULA NIGRA 'DURA-HEAT' 

RIVER BIRCH 

12' HT 

MULTI/B&B 

CC 

1 

CORYLUS COLURNA 

TURKISH FILBERT 

3" CAL 

B&B 

LT 

3 

LIRIODENDRON TULIPIFERA 'EMERALD CITY' 

TULIPTREE 

3" CAL 

B&B 

UA 

3 

ULMUS AMERICANA 'JEFFERSON' 

AMERICAN ELM 

3" CAL 

B&B 

UP 

1 

ULMUS PARVIFOLIA 'ATHENA' 

CHINESE ELM 

3" CAL 

B&B 


NOTE 

1. SEE L-1 FOR NOTES, LEGENDS AND 
ABBREVIATIONS. 



INSTALL TREE PLUMB 


TRUNK 


ROOT BALL 


3- 2"X2" CEDAR STAKES 
TREE TIE 

MULCH SHOULD NOT BE 
WITHIN 4" OF TREE TRUNK 

2" MULCH DEPTH, TYP. 
MULCH SAUCER 
FINISH GRADE 


EXCAVATE TREE PIT TO 
8' DIAMETER; BACKFILL PIT 
WITH PLANTING SOIL 
MIX AS SPECIFIED 

PLACE ROOTBALL DIRECTLY 
ON COMPACTED OR 
UNDISTURBED SUBSOIL 


STAKE 




TREE PLANTING - SECTION 

NOT TO SCALE 


O * 
/ 


PROTECT EX. TREE 
TO REMAIN, TYP 


/ 


-J 

( 



-3-LT 


1-CC 



PLANTING PLAN 


SCALE: 1" = 10-0" 


GRAPHIC SCAL E IN FEET 
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40' 
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FINISH GRADE 

1 V 2 " BIT. CONC. WEARING 
COURSE 

iy 2 " BIT. CONC. BINDER 
COURSE 

COMPACTED GRAVEL 
COMPACTED SUBGRADE 


1 


BITUMINOUS CONCRETE PAVING - SECTION 

SCALE: 1" = I'-O" 



OR EQUAL TO 72" 


MATERIALS VARY 
PRIMER ADHESIVE 

THICKEN EDGE OF WEARING COURSE 

AT BIT. CONCRETE PAVING 

FINISH GRADE 

RUBBER WEARING COURSE 

1/2" MIN. DEPTH 

RUBBER CUSHION COURSE 
COMPACTED CRUSHED 
STONE 

COMPACTED SUBGRADE 



FALL HT. LESS THAN 
OR EQUAL TO 96" 



RESILIENT RUBBER SURFACE - SECTION 

SCALE: 1” = I'-O" 


BIT. CONC. PAVING 



ASPHALT TACK COAT 


FINISH GRADE 
RESILIENT RUBBER 
SURFACE 



COMPACTED CRUSHED 
STONE 


COMPACTED SUBGRADE 




RUBBER WEARING COURSE 
V 2 " MIN. DEPTH 

THICKEN WEARING COURSE 
AT PATH EDGES 

TURN DOWN CUSHION 
COURSE AT SIDES, TYP. 


FINISH GRADE 


WOOD FIBER SURFACE 



COMPACTED CRUSHED STONE 


COMPACTED SUBGRADE 



RESILIENT RUBBER SURFACE IN WOOD FIBER - SECTION 

SCALE: 1” = I'-O" 


VARIES 



SURFACE MATERIAL VARIES 

6X6 W2.9XW2.9 WWM 
CONCRETE PAD 

COMPACTED GRAVEL 

COMPACTED SUBGRADE 


7 


CONCRETE PAD - SECTION 

SCALE: 1" = 1'-0" 


tb 


FINISH GRADE 
RESILIENT MAT 


WOOD FIBER 



CABLE TIE 
FILTER FABRIC 


3/4" WASHED CRUSHED 
STONE 

COMPACTED SUBGRADE 


DUCKBILL ANCHOR 



t^OTSOl _E ADAPTER DCRT 


CATCrl BASIS GRATE - 


. — REMOVA.: 

V » t' ^'*h .• +S’ •.’ArAT-.-., 

W*.V r —£==- '■=_ 

C/V : V- 




STRAP 


NOTES 

1 


CATCH BASIN PROTECTION TO 5E ’SILTS ACK' |BY ACF 
ENVTROhWEWTAL! CR "STREAM GUARD" i BY FOSS 
ENVIRONMENTAL SERVICES) OR EQUA_ 

INSERT TO EE EMPTIED AND PROPERLY DISPOSED CF 
WHEN rTlS 1/2 FULL OF SEDIMENT 

INSPECT INSERT AFTER A_ RAINFAL- EVENTS. 
REPAJR AND- MAINTAIN AS REQUIRED 

INSTALL INLET 3ROTECT10N BARRIERS WALL 
EXISTING AND PROPOSED CATCH BASINS WITHIN .AND 
IMMEDIATELY DOWN STREAM OF THE AREA. OF WORK 


X '■} v 


u 

, y : y \ 


OVERFLOW 

(TO BY PASO PEAK STORM 
VOLUMES! 


— SEDIMENT ACCUMULATION 



FILTER INSERT IN EXISTING CATCH BASIN 

SCALE: 1" = I'-O" 


V 


V 


V 



BOULDERS PROVIDED BY 
TOWN, SIZE VARIES 


FINISH GRADE, 
MATERIALS VARY 


COMPACTED GRAVEL 
COMPACTED SUBGRADE 


ADD ALT #7 





13 


GRANITE BLOCK SEATS - SECTION 

SCALE: 1" = I'-O" 



FINISH GRADE 
WOOD FIBER SURFACE 

EX. SUBGRADE 

FILTER FABRIC 

3/4" WASHED 
CRUSHED STONE 




WOOD FIBER SURFACE - SECTION 

SCALE: 1 1/2" = I'-O" 



5 


WOOD FIBER SURFACE AT PAVING - SECTION 

SCALE: 1 1/2" = I'-O" 





SAND BOX-SECTION 

SCALE: 1" = I'-O" 


14 


SHALLOW DEPTH WOOD FIBER SURFACE - SECTION 

SCALE: 1" = I'-O" 
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1 



ALIGN BACK OF BENCH 
WITH BACK EDGE OF PAD 


INSTALL NEW BENCH W/ 
SURFACE MOUNT 
(PROVIDED BY TOWN) 


CONCRETE PAD 



ADD ALT #1 

BENCH ON CONC. PAD - PLAN 


SCALE: 1/2" = 1'-0" 


2 '- 0 " 



NEW TRASH RECEPTACLE, 
PROVIDED BY TOWN 

1/4" THK STL PLATE 

W/11/16" DIA ANCHOR HOLES. 

FINISH GRADE 


CONCRETE PAD 



COMPACTED GRAVEL 

1" DIA. CORE FILLED W/ EPOXY 
GROUT 


4 


ADD ALT #3 

TRASH RECEPTACLE ON CONC. PAD - SECTION 

SCALE: 1" = I'-O" 






6 


ADD ALT #9 

BIKE RACK - LAYOUT PLAN 

SCALE: 1/4" = 1'-0" 




2 ' 


7' 



NEW TABLE AND TWO 
BENCHES, PROVIDED BY TOWN 


1/2" DIA. X 3 3/4" STAINLESS STL. 
EXPANSION ANCHOR BOLT 
(PROVIDED BY MANUFACTURER) TYP. 

FINISH GRADE 


CONCRETE PAD 



COMPACTED GRAVEL 


COMPACTED SUBGRADE 



NEW BIKE HOOP RACK W/ 
SURFACE MOUNT, PROVIDED 
BY TOWN 

FINISH GRADE 

CONCRETE PAD 

ANCHOR BOLT, TYP. 



COMPACTED GRAVEL 


COMPACTED SUBGRADE 


3 


ADD ALT #2 

PICNIC TABLE ON CONC. PAD - SECTION 

SCALE: 1" = 1’-0" 



ADD ALT #9 

BIKE RACK - SECTION 

SCALE: 1" = 1’-0" 
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CONCRETE PAD 

Kup 

1" X 4" STRIP CAP 
SCORE JT, TYP. 


SANITARY STATION, BY 
OTHERS 

6" X 6" CEDAR POST 



WOOD FENCE - PLAN 

SCALE: 3/8" = 1'-0" 



1" X 4" STRIP CAP 

6X6 CEDAR POSTS W/1" 
CHAMFER @ TOPS 

4-1/2" X 1-1/2" TOP RAIL 
6" X 6" CEDAR POST 

3 5/8" X 1 1/2" MID RAIL, 
FRONT AND BACK 


3/4" X 3 5/8" CEDAR BOARDS 
W/SHIPLAP JOINERY 

CONC. PAD 



3 5/8" X 1 1/2" BOTTOM RAIL 


FINISH GRADE VARIES 


CORE DRILL GALV. STL. ROD 
IN CONC. FOOTING AND 
EPOXY GROUT, TYP. 



6" X 6" CEDAR POST, TYP. 


POST ANCHOR PLATE 


FINISH GRADE 


CONCRETE PAD 



CORE DRILL & 
EPOXY GROUT 


CONCRETE FOOTING 

1" DIA. GALVANIZED STEEL ROI 


4 


ADD ALT #8 

FENCE POST - SECTION 

SCALE: 1" = I'-O" 



ADD ALT #8 

WOOD FENCE - ELEVATION / SECTION 

SCALE: 3/8" = I'-O" 



1" X 4" STRIP CAP 
TOP RAIL 


6" X 6" CEDAR POST 

%" x 3%" CEDAR 
BOARDS 


MID RAIL 


BOTTOM RAIL 
FINISH GRADE 


CONCRETE PAD 


3 


ADD ALT #8 

WOOD FENCE - SECTION @ PANEL 

SCALE: 1" = I'-O" 
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6" SQ. GRANITE POST 
THERMAL FINISH ALL 
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